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Message Text 


UNCLASSIFIED 

PAGE 01 MANAGU 05820 211543Z 
ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO /011W 

081775/53 

R211425Z DEC 76 
FM AMEMBASSY MANAGUA 
TO SECSTATE WASHDC 1863 

UNCLAS MANAGUA 5820 

FOR FBO FROM AMBASSADOR 

E.O. 11652: N/A 
TAGS: ABLD, NU 

SUBJECT: CONSTRUCTION OF CONSULAR ANNEX 

REF: MANAGUA 5327 

1 . THE FOLLOWING IS SUBMITTED TO SUPPLEMENT MY RECENT WASHINGTON 
DISCUSSION WITH MESSRS. SEREY AND GRZYBEK OF FBO ON DECEMBER 1ST 
AND THE INFORMATION ON THE CONSTRUCTION OF A CONSULAR ANNEX AS 
TRANSMITTED IN MANAGUA'S 5327. 

2. THE PERSONNEL STAFFING OF THE CONSULAR SECTION WILL BE AS 
FOLLOWS: 

ONE AMERICAN SUPERVISORY CONSULAR OFFICER 

TWO AMERICAN VISA OFFICERS 

ONE LOCAL SENIOR CONSULAR ASSISTANT 

ONE LOCAL SENIOR CONSULAR SPECIALIST 

FIVE LOCAL CONSULAR SPECIALISTS 

3. THE PRESENT CONSULAR WAITING ROOM WHICH SEATS 35 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MANAGU 05820 211543Z 

PERSONS IS COMPLETELY INADEQUATE TO MEET CURRENT SEATING 
AND SECURITY REQUIREMENTS. FOR EXAMPLE, NORMALLY 
65 - 70 NON-IMMIGRANT VISA APPLICANTS ARRIVE DAILY AT 
THE WAITING AREA AND AS MANY AS 90 - 100 DURING PEAK 
PERIODS. IN ADDITION TO NON-IMMIGRANT VISA APPLICANTS 
APPROXIMATELY 45 TO 50 OTHER PERSONS ARE RECEIVED DAILY 
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FOR IMMIGRANT VISAS, CITIZENSHIP, PASSPORT, NOTARIAL 
AND FEDERAL BENEFIT MATTERS. ALSO, UNDER THE PRESENT 
ARRANGEMENTS IN THE CONSULAR SECTION, THERE IS MINIMAL 
SECURITY PROTECTION. 

4. NET AREAS REQUIRED FOR THE CONSULAR ACTIVITY ARE AS FOLLOWS: 

AREA SQ. FEET REQUIREMENT 

CONSULAR OFFICER 250 

VISA OFFICERS (2) 400 

SENIOR CONSULAR ASSISTANT 125 

SENIOR CONSULAR SPECIALIST 1 25 

CONSULAR SPECIALISTS (5) 375 

TWO BATHROOMS FOR WAITING ROOM 250 

RECEPTION/WAITING ROOMS 1,500 

ONE BATHROOM FOR CONSULAR PERSONNEL 175 

FILE ROOM AND WORK AREAS 400 
3,600 

5. ACTION REQUESTED: DEPARTMENT IS REQUESTED 
UNCLASSIFIED 

UNCLASSIFIED 
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TO APPROVE AND PROVIDE FUNDS FOR NECESSARY DESIGN PLANS 
IN PREPARATION FOR CONSTRUCTION OF THE CONSULAR ANNEX. 
THEBERGE 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976MANAGU05820 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760468-0653 
From: MANAGUA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761225/aaaaavdk.tel 

Line Count: 100 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
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Review Comment: n/a 
Review Content Flags: 
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Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 7 JUN 2004 by chengls>; APPROVED <02 NOV 2004 by cahillha> 
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